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ENGINEERING STUDY 
CHANGE PROPOSAL 


□ 


IAC -54 


AFFECTS 


WSPO Q 


PROJECT 


NAME OF MAJOR COMPONENT PART OR LOWEST SUBASSEMBLY 

Airplane 


TITLE OF PROPOSAL : 


PART NO. & MODEL OR TYPE 


Provisions for APX-6 capability 


NATURE OF PROPOSAL: 


See Page 2. 


REASON FOR PROPOSAL 

v provide APX-6 capability daring ferry per Customer request- 


Hefi MSG #3872 
MSG #2125 


ES 


CIP 


ESTIMATED COST AND TIME INVOLVED 
ADDITIONAL FUNDING REQUIRED : — 


ESTIMATED COST FOR KITS OR PARTS : $110.00 per kit 
ADDITIONAL FUNDING REQUIRED : None (SP-1917) 


ITEAAS AFFECTED BY PROPOSAL : 


SAFETY 

MISSION 

EFFEC- 

TIVENESS 

PERFORM- 

ANCE 

OPERATING 

PROCEDURE 

INTER- 

CHANGE- 

ABILITY 

WEIGHT OR 
WEIGHT 1 
BALANCE 

TOOLS & 
SUPPORT 
EQUIPMENT 

MAINTE- 

NANCE 

PROCEDURE 

SERVICE 

LIFE 

FLIGHT 

MANUAL 

□ 

0 

□ 


□ 

05 

□ 

□ 

□ 

□ 


MAINTE- 

NANCE 

MANUAL 

□ 


SOURCE OF PARTS FOR KIT 7 

UC 

10-12-5$ 

f DISPOSITION OF SPARES AFFECTED 

1 NONE 
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Ha tor* of Proposal i 

1. Provide 3 kits complete with instructions tot 


a. Install BT-82/APX-6 Transponder and AS-133/APX Antenna on P -88 
, basic lover batch, 

b. Install wire harnesses and coax to be used for API -6 only 

during ferry* - 7—7 - 


o* 


a. 


: ,?;••• 


ABB-6 control* 


In B.B* side console just aftr of 


.. ~V 


irlPtsiffht alee t'rieaiisr^l ( Ii will lUll have < ; 


aannal capability.) ^During use of APX- 6 , APX -6 control will 
utilise MIL equip* wires as farVaa 252 . v -o 

xssrf&sr •• , =r>7- k-*~. • vrfjk'-c-z w-vr •• 5# '•.to*: 

.vrYi/v- - . • ■ : .y-- is - v-j\y •••> -.If? v - : --J» 


Hotet 1 Tb* Transponder, antenna; and obntroi are not furnished with the 
kits. which will oonsist of wire harnesses, coax* and installing 
hdwre. <•>:; ,.#• ’ : ; •••••-.. ■ 

\ • 2. Prepare and issue a service bulletin (3,B* 431). 




3* Fabricate. appropriate kits* . -v * "■*; /V-- 

We are prooeding with this work in advance of written approval* 
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